Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Text 

CONFIDENTIAL 

PAGE 01 ANKARA 03124 2409 12Z 
ACTION SY-05 

INFO OCT-01 EUR- 1 2 ISO-OO OC-06 CCO-OO OCL-OO /024W 

038321 241400Z/53 

R 240632Z APR 78 
FM AMEMBASSY ANKARA 
TO SECSTATE WASHDC 1630 
INFO AMEMBASSY ATHENS 

CONFIDENTIAL ANKARA 3124 

DEPT FOR A/SY/T AND OIC NSU 

ATHENS FOR OIC/TSO AND ATO 

E.O. 11652: GDS 
TAGS: ASEC.AFAC 

SUBJ: REQUEST FOR NSU CONSTRUCTION TEAM-ANKARA 

REF: (A) ANKARA 925, (B) ANKARA 702, (C) STATE 46791 

1 . RECENT TSO TEAM SURVEY HAS RECOMMENDED THAT NSU 
PROVIDE THE NECESSARY SERVICES TO COMPLETE THE FOLLOWING 
CONSTRUCTION PROJECTS AT ANKARA. ALL PROJECTS LISTED 
ARE LOCATED IN SECURE AREAS AND REQUIRE CLEARED PERSONNEL. 

(A) CCC PARTITION WALL - 18 LINEAR FEET (10.5 FT 

HEIGHT WOOD FRAME WALL HAS BEEN REQUESTED WITHIN THE 
CCC VAULTED AREA. ESTIMATED LABOR IS 8 MAN DAYS. (ATHENS 
TECHNICAL SECURITY REPORT WILL GIVE DETAILS OF THIS PROJECT). 

NOTE: CRO ANKARA HAS NO OBJECTION TO WALL, AND POST IS 
AWAITING OC CONFIRMATION. 

(B) ACR PARENT ROOM MODIFICATION - CONSISTS OF 
REMOVAL OF A 12X21 ACR ROOM AND MASONRY CONSTRUCTION 
WORK TO INCLUDE THE BLOCKING UP OF APPROXIMATELY 160 
WQUARE FEET OF WINDOW AND DOOR OPENINGS. PROJECT 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 ANKARA 03124 2409 12Z 

WILL INCLUDE FOILING AND REINSTALLATION OF ACR ROOM. 

FURTHER DETAILS WILL BE SPECIFIED IN ATHENS TSR. 

ESTIMATED LABOR FOR PROJECT IS 80 MAY DAYS. 

(C) REPLACEMENT OF A MODEL 1 INCINERATOR WITH 

A MODEL 1012 DISINTEGRATOR - PROJECT REQUIRES THE REMOVAL 
OF A MODEL 1 INCINCERATOR LOCATED WITHIN THE CCC VAULTED 
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AREA. INCINERATOR WILL HAVE TO BE DISASSEMBLED NAND 
REMOVED FROM THE CCC AREA. CONSTRUCTION WILL BE RE- 
QUIRED TO PATCH THE CEILING HOLE RESULTING FROM THE 
INCINERATOR SMOKE STACK. ROOF IS OF CONCRETE CONSTRUCTION. 

INSTALLATION OF MODEL 1012 DISINTEGRATOR (PRESENTLY ON 
SITE) WILL REQUIRE 3-PHASE 230 VOLT 26 AMP ELECTRICLA 
HOOK UP AND PARENT ROOM WILL REQUIRE EXTENSIVE CLEANING 
AND PAINTING. ESTIMATED LABOR FOR PROIECT IS 30 MAY DAYS. 

ATHENS TSR WILL DETAIL SPECIF1CIS OF THIS PROIECT. 

SPIERS 


CONFIDENTIAL 
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